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BILL NO. S-87-08- ce 
| SPECIAL ORDINANCE NO. S- c. S 7 7 


AN ORDINANCE approving Change Order 
No. 1, Res. 6082-87, Woodhurst - 
Fairfax to Tacoma, Curbing, with 
TOMCO Construction, in connection 
with the Board of Public Works 

and Safety of the City of Fort 
Wayne, Indiana. 


NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 
SECTION 1. That Change Order No. 1, Res. 6082-87, Wood- 
hurst - Fairfax to Tacoma, Curbing, with TOMCO Construction, 
in connection with the Board of Public Works and Safety, for: 
this Change Order is necessary 
to show a reflection of quantities 
used to complete the project and 


to add the item of Asphalt Patching 
to contract; 


“involving a net decrease of One Thousand Thirteen and 20/100 


Dollars ($1,013.20), all as more particularly set forth in the 


Specifications, and which is on file with the Office of the Board 
of Public Works and Safety and is by reference incorporated herein, 
made a part Bot and is hereby in all things ratified, con- 
firmed and approved. 


SECTION 2°". That this Ordinance shall be in full force 


and effect from and after its passage and any and all necessary 


approval by the Mayor. 





APPROVED AS TO FORM 


|AND LEGALITY 








Bruce O. Boxberger, City Attorney 
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Change Order No. 1 
Resolution No. 6082-87 
Board Order No. 088-87 


REQUEST AND JUSTIFICATION FOR CHANGE 


Necessity for change: To show a reflection of quantities used to complete the project 


and to add the item of Asphalt Patching to contract. 














^ 
^ 
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Will proposed change alter size of the project? Yes No x 


If yes, explain: 





Affect on operation and maintenance cost of this project: None. 











Jeff Grogg 





Engineer 


CHANGE ORDER 


Change Order No. 1 Resolution No. 6082-87 
Project No. Board Order No. 088-87 
Name of Project Woodhurst - Fairfax to Tacoma Curbing Date 8/3/87 
To: TOMCO 

(Contractor) 
Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans and 
specifications: 


Item Description of Change Change in Contract Price 
No. |Quantit Unit Price Increase 


| | puede 


Total Decrease 2519855 


Total Increase 13184595 
Net (Decrease) (SMEXSH6E) Contract Price 1,013.20 

The sum: of $ 1,013.20 is hereby XXXNXXDOUO9 (deducted from) the total contract 
price, and the final contract price shall be adjusted as follows: 

Original Contract Price. $2: 19,253::00 

Current Contract Price Adjusted by Previous Change Order $ 

New Contract Price Including this Change Order $ 18,239.80 
The time provided for completion in the contract for this project is (unchanged) (XAHEXX&XEEAX 
X&deoxexxskX by — 0 calendar days due to this Change Order. The date for completion 
of all work shall be unchanged . Furthermore, this document shall become an 





amendment to the contract and all provisions of the contract shall apply hereto. 
Recommended by: ry Zi AS $ Z TULALA (Chief EA A Engineer) Date : * 
Accepted by: 9 atay Contractor) Date Aea! 27 
Gy lbs ammi d City Engineer) Date ee: K 


Approved KG == —— d Owner) Date  , d 


Ketu E Qu 
Attested by: Ñ AERE, a J^ LALO) | Date d /4 Tid 


| 


: Approved by: 


| 
' 
| 
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DRA E. KENNEDY, CITY CEESRK 
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Read the third/time in full and on motion by $ 

seconded by m , and duly adopted, placed on its 
passage. PASSED ( ) by the following vote: 
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SANDRA E. KENNEDY, CITY CLER 


Passed and adopted by the Common Council o£ the City 2 FOLE. 


Wayne, Indiana, as (ENNEXa I IATION) — (GENERAL, 


(SPECIAL) deg ORDINANCE ^ (RESOAUTION) Ce weer ma 
on the La day of hladas ; 19 abd. 


ATTEST; 


F 


SANDRA E. KENNEDY, CITY CLERK 











Presented by me to the RAO of the City of Fort Wayne, Indiana, 


on the A A day of ER : (19 Ze. 
AES a 
at the hour of fe ae o'clock 4) M. E SLT, 






SANDRA E. ee Cray CE 


Approved and signed by me this /O ot day of 


19 4 7) ; AE CHE Cae os E T o'clock A- .M.,E.S.T. 


K 
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t i Admn. Anpr. 
TITLE OF ORDINANCE Change Order #1, Res. 6082-87, Woodhurst-Fairfax 
DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Safety 





SYNOPSIS OF ORDINANCE Change Order #1, for Res. 6082-87, Woodhurst-Fairfax 


Curbing, is necessary to show a reflection of quantities used to cor 








plete the project and to add the item of Asphalt Patching to 





Contract: TOMCO Construction is the contractor. 











EFFECT OF PASSAGE To facilitate completion of project. 








EFFECT OF NON-PASSAGE 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) Decrease of $1,013.20 


ASSIGNED TO COMMITTEE 


m 
» 


S-87-08-26 


BILL NO. . 
pe ns AS Tu ri Cur rior 


REPORT OF THE COMMITTEE ON PUBLIC WORKS 
WE, YOUR COMMITTEE ON PUBLIC WORKS i TO WHOM WAS 
i o MEUS a a Des Vapor ES 
REFERRED AN (ORDINANCE) (BESODIXXEOM) - approving Change Order 


No. 1 Res. 6082-87, Woodhurst - Fairfax to Tacoma, Curbing 
with TOMCO Construction, in connection with the Board of Public 
N Works and Safety of the City of Fort Wayne, Indiana. 


Y 
Vae Meca Mud E iL La i Lp uie vou iig 
(REQXETIQON) UNDER CONSIDERATION AND BEG 


HAVE HAD SAID (ORDINANCE), 
LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


 ,(RESODUBEON) 
cec ux ade MS qut uu scq Le. 


YES NO 









SAMUEL J. TALARICO 
CHAIRMAN 

NET G. BRADBURY 
" VICE CHAIRPERSON 


PAUL M. BURNS 

er c SENE UR MUSS RN AND IT IC IN 
JAMES S. STIER 

FT ee LS ee eer 


Lu. uw .€z2 CHARLES B. REDD 
CK c ME. MP A AA e Ld AV LA M 


CONCURRED IN as OP SANDRA E. KENNEDY 
CITY CLERK 


